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SUBJECT: NELLO TEER PRE-QUALIFICATION FOR JBEIL ROAD PROJECT 
REF: BEIRUT A-38 

1. PERSONNEL OF CEGP HAVE RECENTLY CHANGED. NEW 
PRESIDENT OF COUNCIL HAS ENQUIRED OF EMBASSY STATUS 
NELLO TEER'S EFFORT QUALIFY FOR PROJECT AND NAMES 
OTHER AMERICAN COMPANIES THAT MIGHT BE QUALIFIED AND 
INTERESTED TO PERFORM CONSTRUCTION IN QUESTION. 

PRESIDENT NOTED, AFTER BEING APPRISED OF TERR'S 
DISAPPOINTMENT AT BEING ALLOWED BID FOR ONE ONLY OF 
THREE SEGMENTS INVOLVED. THAT CEGP MIGHT CONSIDER 
THROWING OUT BIDS AND STARTING OVER, ASKING COMPANIES 
TO BID ON WHOLE PROJECT AS ONE PACKAGE. 

2. REQUEST USDOC SOUND OUT NELLO TEER AS REQUESTED 
REFAIR AND PROVIDE EMBASSY, IN ADDITION, LIST OF U.S. 

FIRMS CAPABLE OF CONSTRUCTING JBEIL ROAD. TO EXTENT 
USDOC LEARNS OF INTEREST IN PROJECT ON PART OF ANY 
FIRM. WOULD ALSO APPREACIATE BEING ADVISED. 
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